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Copy 5 of 6 

Contract Ho, KF-6701 
Amendment Bo. 6 


General Precision Laboratory, Inc. 

63 Bedford Road j&t * ** t3DO 

Pleasantvllle, Hew York 


Gentlemen! 


1, Reference is aade to Contract Bo. HF-67D1 dated 23 Juno 
1957, as amended. 

2. I teas 6, 7, S and 9 of Appendix I are deleted in their 
entirety and the following substituted in lieu thereof! 


*6. Model PC-21GA Flyaway Spare 

parte Kit in accordance with 

the following documents* 2 Sets $12,258.03 $24,516.06 

(a) Exhibit "A" dated 7/24/56 
entitled "Eadan navigation 
Set - Flyaway Kit" as 
amended by 

(b) Exhibit "A* Revision 1 dated 
8/23/56 entitled "RAM* navi- 
gation Set - Flyaway Kit" as 
amended by 


(c) Exhibit "A* Revision 2, dated 
9A3/56 entitled "PC-210 RaM* 
navigation Set - Flyaway Kit" 
as superseded and sruraaarized 
by 


(d) Exhibit *B* dated April 3, 1957, 
entitled "Priced Spare Parts List 
for PC-210A RADAS navigation 

Set - Flyaway Kit" ao amended by 

(e) Revision 1 to Exhibit *E" dated 
5/9/58 entitled "FC-21CA Flyaway 
Kit Spares." 
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"7. Model PC-2C4A Faraway 
Spar® Parts Kit* in 
accordance with the 

following* 2 Seta $9,584*40 $19,168.80 

(a) Exhibit *D* dated 
January 29, 1958 
entitled •‘Priced Spare 
Parte Hat for PC-204A 
Redan navigation Set, 

Flyaway ttf as aaended 

ty 

<b) Exhibit "D* dated 5^9-58 
entitled "FC-2Q4A Baden 
navigation Set FAX." 

•*8. Medal PC-2104 Depot Spore Farts 
is accordance with the following 

documents* 1 Set $24,667.43 $24,667.43 

(a) Exhibit "B* dated 20/5/56 
entitled “PC-210 Rm» 

Navigation Set - Maintenance 
Spares" as etnnarisad and 
superseded by 

(b) Exhibit "A* dated Her. 3, 19??, 
entitled “Priced Spare Parts 
list for PC-210A RADAR laviga- 
tion Set* as attended by 

(c) Revision 1 to Exhibit A dated 
7-25-58 entitled “PC-2104 
Redan navigation Spares." 

*9. Modal PC-2044 Depot Spare Parts in 
accordance with the following 

tecxnemtai 1 Set $25,053.18 125,053.18 

Ca) Exhibit "C* dated 8/16/57 
entitled "Priced Spare Parte 
list for PC-2044 Sedan navi- 
gation Set" as attended by 

(b) Revision 1 to Exhibit C dated 
5-9-58 entitled "PC-2044 Redan 
Maintenance Spares." 
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STATINTL 


3. The above results in a decrease of $1, 886.37 in target 
Price. However, in view of the fact that these revisions do not 
incorporate the additional L-3089 Magnetron at $846*01 authorised 
by Auendaent So. 5, the net decrease is Target Price is $1,040.36. 
This results la a decrease la Ceiling Price of $1,092.37. 


5. All other terns and conditions of Contract Ho. KF-6701 
remain as written. 


6. Please indicate your receipt of this Aaorsdsaent Ho. 6 to 
Contract Ho. HF-6701 and your acceptance thereof by executing the 
original and two copies of this iaastowit. Return the f ully 
executed original and one copy thereof to the undersigned and 
retain the remaining copy for your film. 


Tery truly yours, 

THE TOUTED STATES OF AMERICA 

STATINTL 

BY 

Contracting Officer 



STATINTL 
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